eO. -:00,- “oy - Ot Ha CO NO Jl 


Q9 ee COS SIND INDE IND RBS 2 INDO dg — NONO eq A BAQU-Oeb — Bo Wb e 


y 


























BILL NO. s-86-02- / 2 


SPECIAL ORDINANCE NO. S- oY S Se 


AN ORDINANCE approving Change Order 
No. 1 (FINAL) for Water Main, Res. 
#1032-84, Ludwig Park Drive, with 
Scheidleman Excavating, Inc., in 
connection with the Board of Public 
Works and Safety of the City of 
Fort Wayne, Indiana. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That Change Order No. 1 (FINAL) for Water 
Main, Res. #1032-84, Ludwig Park Drive, with Scheidleman Excavating, 
Inc., in connection with the Board of Public Works and Safety, for: 
Change Order #1 (Final) for Water 
Main - Res. 1032-84, Ludwig Park 
Drive is necessary to adjust amount 
to actual work performed. Fire 
hydrant extension required to bring 
hydrant up to grade after main in- 
stalled deeper to avoid existing 
drainage line; 
involving a net increase of Two Hundred Thirty and 60/100 Dollars 
($230.60), all as more particularly set forth in the specifica- 
tions, and which is on file with the Office of the Board of Public 


Works and Safety, and is by reference incorporated herein, made a 


part hereof and is hereby in all things ratified, confirmed and 





approved. 


SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGALITY 


Ee 7 


Bruce O. Boxberger, City Attorney 





Read scc time in £ull and on motion by i ul) P 
seconded by to kref , and duly, ado p goa tne second time 
by title and referred to the Committee P (and the Cit: 
Plan Commission for recommendation). and Public HbBarinc. to be hell after 
due legal notice, at the Counci m i i tid Fort Wayn: 
Indiana, on A , the day of 

Pye eS) «Mp 


DATE: cb eb 












SANDRA E. KENNEDY, CITY CLERK 


Read the thifd time in full and on motion by LN E 
seconded by Lere , and duly adopted, placed on its 
passage. PASSED (SOSH) by the following vote: 


D 
K 
td 
109] 


NAYS ABSTAINED ABSENT TO-WIT: 








TOTAL VOTES 
BRADBURY 
BURNS 
EISBART 
GiaQUINTA 
HENRY 

REDD 
SCHMIDT 


STIER 


pri ESI IS IS [e S 


TALARICO 


A ANA 


DATE: 





SANDRA E. KENNEDY, CITY CLERK 


Passed and: adopted by. the Common Council of the City of Fort 


Wayne, Indiana, as (ANNEXATION) (APPROPRIATION) — (GENERAL 
(SPECIAL) (ZONING MAP) ORDINANCE (RESOLUTION) NO. AS FÉ 


on the eps day of PAS i pe Oe 


AL E (SEAD) . 


NE DW T 


SANDRA E. KENNEDY, CITY CLERK PRESIDING OFFICER 





Presented by me to the Maus Of tbe City of Fort Wayne, Indiana, 
on the DEA day of a A 
at the hour of Mo EE o'clock Cr ME RVs er 
SANDRA E. KENNEDY, CITY CLERK 





Approved and signed by me this Side day of 2X ecu : 
S ot 12 
19 gG ¿tatsthe hour of A o'cl@ck i Meo SESS. 


f 


WIN MOSES, JR., MAYOR 


fon or 


T El E . CHANGE ORDER Contract No.  XXXXXXX 


* 





Change Order No. 1 (FINAL) Resolution No. 1032-84 
Project No. Board Order No. 128-84 
Name of Project LUDWIG PARK DRIVE DateDECEMBER 2, 1985 
To: SCHEIDLEMAN EXCAVATING, INC. 
(Contractor) 7 č e 16-16 
(29/55 


Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans 
and specifications: 









FA 





Description of Change |  — 1  — ] Change in Contract Price 
Quantity Description Unit Price Decrease Increase 


2 L.F. | 6" CL 50 D.I. WATER MAIN 9.70 19.40 M S REN US 


1 FIRE HYDRANT EXTENSION 






E 






Total Decrease 





Total Increase 


Net KBezxERSER (Increase) ^ Contract Price 

The sum of $ 230.60 is hereby (added to) fMevuersdxáxga) the total contract price 
and the final contract price shall be adjusted as follows: 

Original Contract Price § 17,832.44 

Current Contract Price Adjusted by Previous Change Order $ 17,832.44 

New Contract Price Including This Change Order $ 18,063.04 
The time provided for completion in the contract for this project is (unchanged) (imomeased) 
(decreased) by p calendar days due to this Change Order. The date for completion 
of all work shall be same + Furthermore, this document shall become an 


amendment to the contract and g p» isions of the contract shall apply hereto. 
Recommended yt, m pA dA Chief Water Engineer) Date d 21/80 
0 


7 (/ . 
Accepted b AS AIK. As (Contractor) Date / $6 
HE D MAN Hx AVA M 3 M 5 


Approved by: AS (Director of Water Resources)pate 


Date LE F YE 


Date ¿el IAS 








Approved by: (Chm. Bd. of Works) 





Member Bd. of Works) 


(Member Bd. of Works) 


Attested by: ! ) | (Clerk) Date [-ag-tC 


tu 
. 


Change Order No. l (FINAL) 


Resolution No. 1032-84 
Board Order No. 128-84 


REQUEST AND JUSTIFICATION FOR CHANGE 
Necessity for change: TO ADJUST CONTRACT AMOUNT TO ACTUAL WORK PERFORMED. 
FIRE HYDRANT EXTENSION REQUIRED TO BRING HYDRANT UP TO GRADE AFTER MAIN INSTALLED 


DEEPER TO AVOID EXISTING DRAINAGE LINE. 
Kúál_ ———____—_—_aBBmauOdca.óá«.ano 


éáX—_AAAdádó—ooooooohohhno-nn-nuho——_ _ _______—__——_u_ ___—____ 


A A EA ee 


Will proposed change alter size of the project? Yes No X 


If yes, explain 


PA C E MP el A NOA RIRS LA 
A A O A A c i. 
Affect on operation and maintenance cost of this project: 


NONE 
———————— qq gg SS EE ER 


x€«EÉ- _—__—_>>>_ —— _— — a 




















M. William Slyby Engineer 


LN uy 


3 : Water Main Admn. Anpr. z 


TITLE OF ORDINANCE Change Order #1 (Final) Res. T Use 84, Ludwig Park Drive 


f 
DEPARTMENT REQUESTING ORDINANCE  P997d of Public Works $ Safety Y O_O] -/3 


SYNOPSIS OF ORDINANCE Change Order #1 (Final) for Water Main - Res. 1032-84, Ludwig 


Park Drive is necessary to adjust contract amount to actual work performed. Fire 
hydrant extension required to bring hydrant u to grade after main installed deeper 


to avoid existing drainage line. Scheidleman Excavatin Inc., is the contractor. 











— OO nn À——  —— M —— MM —À— Mi Üü. 
——————————————————————————————————————————————————————————————————————————————— —————— 


EFFECT OF PASSAGE "To facilitste:completlon of projet =o 0700000 00000 5 7 om. 


EFFECT OF NON-PASSAGE 


——————————————————————————M——————ÓÓMMMÓMÓMMMÓMMMMM M— —— Á— 





MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Increase of $230.60 


——————————————————————————————————————————— ——— ——— 


ASSIGNED TO COMMITTEE 


¡A A =A]l——_—____ _—______ _____ ______ 


» 





BILL NO. S-86+*02=1 3 








REPORT OF THE COMMITTEE ON CITY UTILITIES 
WE, YOUR COMMITTEE ON CITY UTILITIES i TO WHOM WAS 
REFERRED AN (ORDINANCE) (RESCEUETEN ) approving Change Order 


wit Scheidleman Excavating, Inc., 


(FINAL) for Water Main, Res. #1-32-84, Ludwig Park Drive, 
in connection with the Board of 


.Public Works and Safety of the City of Fort Wayne, IN 
KM MC MU c o M RUE IS RO 


cau S ra ae OTRO NUR TURNER E 











A DENEN Ip. tM E D Ee rie a UC E D » 


HAVE HAD SAID (ORDINANCE)  (BBGGISEREGN) UNDER CONSIDERATION AND BEG 





LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(ESQRERIGNY — 





| 


PAUL M. BURNS 
IT 
E ben Erat á—_—_ —_ ————————— 


THOMAS C. HENRY 
VICE CHAIRMAN 





BEN A. EISBART 





A ONCOL. T E 
JAMES S. STIER 
Pup USQUE eel e CL o O 03 
MARK E. GiaQUINTA 
CONCURRED IN AE SANDRA E. KENNEDY 


CITY CLERK 


